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Message Text 


UNCLASSIFIED 

PAGE 01 MONROV 02331 291712Z 

53 

ACTION PM-03 

INFO OCT-01 AF-06 ISO-OO L-02 CIAE-00 INR-07 NSAE-00 

DODE-OO /019 W 

096382 

R 291640Z APR 75 
FM AMEMBASSY MONROVIA 
TO COMNAVELECSYSCOM WASHDC 
NAVELEXSYSENGCEN GREAT LAKES IL 
INFO SECSTATE WASHDC 5461 
CHESNAVFACENGCOM WASHDC 

UNCLAS MONROVIA 2331 

COMNAVELEX FOR F.LF.X 04, 404, AND PME-1 19 
NAVELEXENGCEN FOR MR. DANYENIAN AND MR. BERNARD 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 

SUBJ: OMEGA PROJECT EQPT DELIVERY OF SITREP #1 

REF: A) USNS TOWLE 251415Z APR 75 (NOTAL) 

B) MIL VAN #6193 

C) MIL VAN #7598 

D) AMEMBASSY 231 146Z APR 75 

1. M. THOMAS NAVELEX REP SENDS 

2. THE FOLLOWING IS 1ST REPORT ON PROGRESS OF SUBJ ASSIGNMENT 

A. 4/21/75 PROCESSED CUSTOM PAPER AND STAFFED THROUGH 
AMERICAN EMBASSY. 

B. 4/22 THROUGH 25/75 STAFFED (HAND CARRIED) CUSTOM PAPERS 
THROUGH LIBERIAN GOVERNMENT. 

C. 4/25/75 LIBERIAN OFFICIAL SIGNED CUSTOM PAPERS FOR ENTRY 
FREE OF DUTY SUBJ EQPT. 

UNCLASSIFIED 

UNCLASSIFIED 
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D. COMPLETED NEGOTIATION FOR TRANSPORTING SUBJ EQPT 
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FROM DOCK TO SITE. RAYMOND INTERNATIONAL WAS SELECTED TO 
PERFORM THE SERVICE. THEIR CHARGES ARE APPX 1/2 LESS THAN 
ALRAINE. GSO AMEMBASSY HAS AGREED TO PAY THE CARRIER THAT 
WE SELECT TO PERFORM THE SERVICES. 

2. REF A ADVISE USNS TOWLE ETA MONROVIA 0700 4/29/75. HAS 
ARRANGED TO RECEIVE PRI BERTHING. THIS WILL ALLOW HER IN 0900 
(AHEAD OF ALL OTHER TRAFFIC). IF VESSEL ARRIVES ON TIME, 
DELIVERING CARRIER ESTIMATE ALL CARGO SHOULD BE REMOVED FROM 
DOCK BY COB 5 MAY. THIS DEPENDS ON THE SPEED AND EFFORT 
RECEIVED FROM THE DOCK PERSONNEL. 

3. ARRANGED WITH FARRELL LINES TO LOAD AND SECURE EMPTY 
CONTAINERS AND MIL VANS THAT WAS REPORTED ON REF D. 

4. FOR NAVELEXSYSENGCEN GLARES: REQUEST YOUR ACT TAKE 
APPROPRIATE ACT WITH NAVSUP 051 MR. MONTICTN TO SURRENDER 
MIL VANS REF B AND C TO THE FTO NSC NORVA AND REMOVE SAME FROM 
OMEGA MILVAN INVENTORY. 

MANFULL 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: CARGO, NAVIGATIONAL AIDS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 29 APR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV02331 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 50-0642 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1975048/aaaaagtn.tel 

Line Count: 81 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 USNS TOWLE 25141 5Z, 75 APR 75 
Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 09 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <09 JUL 2003 by BalzMJ>; APPROVED <1 1 FEB 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OMEGA PROJECT EQPT DELIVERY OF SITREP #1 
TAGS: MARR, ELEC, LI 
To: WASHDC 
Type: TE 
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